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a, The blueprints and the cost estirates for the construction of the railroad 
ine Oranjenbure-KarowMarzahn shold be ecmpleted by 28 Oetobar 1949 and 
forwarded for confirmation and arproval. The blueprints and 
the cost eshinates Must be anproved previously by the Chief for the Adnini- 
sieabion of Engineer Project Nr. 23, Lieutenant Colonel of Bneineers Shuonikov. 


b, Two construction trains are to be nut inrediately at the disposal of thse 
Administration of Enrineer Project Ur. 23 and will remain under the control 
of Engineer Knoche until the completion of the work. 


e, ALL contracts and agreements which vere made by the Berlin Raiiway Directorate 
for this work remain in force and should be transferred to the Administration 
of Entineer Froject Nr. 23. 


4d. There shovld be constant sunervision of the quality of the wor’, to Insure 
that it is in accowdance with all specifications. The Construction Division - 
of the Directorate shovld acsinn an expert to this task. 


e. The Directorate General of the Reichsbahn shold pay the bills submitted in 
connection with this project only after a thorough examination of the actual 
work performed and onl if the bills submitted are in accordance with the sos. 
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astimates approved by the Transportation Division of the S‘A. All bills 
must be endoracd by tho appropriate representative of the Enginzser Pro~ 
ject Nr, 23 and the Berlin Railway Directorates, 


The Railvey Directorates in the Soviet Zone will insure that materiale and 
machines needed for the construction of the Orantenburg-Marzahn stretch are 
loaded and delivered withoul delay, and as requested by the reprosentatives 25X11 
of ngineer Project Nr. 23. 


g. To supply the material necessary for the construction of this 7 
25X1 to the Transportation Division of the S’A wi Pee 
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days a description of those railway tracks leadine to var industry establish- 
mente which today are not in use, or used but little, and which could be dis- 
pantled without delay. 
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